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FOR THB fUBCORD 

SUBJECT: Tytp Regoyt {LAC Afm^ SO Mmy • I 19 02. 
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1. th» fiirlmaey ®f the trip war*: 

a. Represent Heniiqttartere Opemtlen* et « pa»chate 
iTieeting on 31 lk4*y «t L.AC. 

b. Aciaelet two TSD 4ev«lopasent engineers with the 
cockpit arrangemenl in both OXCART aa4 IDEALIST vehicles. 
These engineers are engaged In the developtneat o£ a map 
presecdatlon device to he need tofltght e4tlch will allow 
destrnetlon In the event of trouble. 


2. Parachute and Salts; 

The tr>eetlag convened at Lockheed on Thureday, 31 h/ay* 

Repreeeatatlves from Flrewel^ Lockheed, an d Test Center El Centro 

.... I I Gaaaral 


were preeeat. The meeting wae cond ucted by 
FUcklager joined the group on Friday 


_ where the Lockheed 

teet pll^e were suited up to deroonetrate cockpit nr oMllty. The heelc 
problem Involved difficulty in reaching controls on rear elds consoles. 
It was decided to modify b<^ the j^rachute and the Suit to Increase 
mobility. The minor chute modifications inclode a slightly narrovmr 
rt^stal pan and are of sach a slight nature as to not loi^tUdM e the test 
work vdilch has already been completed, I I Indicated 


25X1 

25X1 


tthat he has three more live Jumps scheduled). The suit will be re- 
'«mrk«d to remove the blanket laeulatlon to increase freedom n^ovemeot. 
B was the opinion of the group that this would be a major fiactor to 
solving the problem. 
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H 'mm vygy fortaaat# that TS0 eiigia««rt 

|w«r« to mttkm th« trip tlat« 

slac# mrnf w«r« able to attoadi b Mh tbo para cboto msatbag ea fbaraday 
and the eofScpIt demoiuitratioa at | ] Aa a reaall they were 

Impresaed with the atteatloa directed towards cockpit arraagemeat 
aod the plioi/aait/cockpit relatioathip. On Tharaday afternoon 
arraag^ente awre made by | 

have a ayaibkble for demkiitrattOQ indth pilot | leaited 

up ia fall gear, Thie aitowed ] ne, 

0-X cosdlguratton and pitot envlronme)^. I^ve an 

exceUeM preeeatatlon. Thetr devetopmeki work ie aimed at prodacing 
a device la the ehorteet time for the H-E, with growth poealldUtlet for 

A*12 adaph^ioa} therefore, there eoiaeidealdl opportunities were roost 
timely. 
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4, Ciamera/Take; 


Thie U-2 Is the test vehiele, so we were able to spend 
time with these people and receive a demonstration of the camera. We 
enjoyed a diseusston on the general aspects of the e^alpment, with 
particular empale on destmcUon of the take la event of emergency. 
Thie portion of th^ trip was a profitable fey product. lhas 

agreed to forward a copy of their trip re^rt to | hod to indicate 

their preUmlnarjr pUns for developmei^ and delivery of a suitable 
device. 
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IS Personnel 


25Xi: 

25X1^ 


ftirlag our visit to aw Vyi«i»vJ 

Cat ching speM lyio st of the tlmevTOj 

and The following diecusslon items are worthy of note: 


i^mergenei 


roeeduree: 


25X1 


t reiterated his deep concern regarding 

t we have n<d coordinated the emergeney procedures 
to hs^adle an A^IZ situatloa. We outUaed the progress to dste, 
feat cinaM not give him s delivery dtte. 
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h» fafllght 

ftad charts to h« used la th« A»12 wer* discasssd 
as trsU ss ths mssas to coatsLsi them. U s*s gsssrmlty ag rssd 
that If a *s5ap Is to be os«i« sill hs vary slnsj^tc la dstall, small 
ia alas, aad of a seals apr{>ri^imttsty ttS. 000, 000. It isas |»»tots4 
oat that tiaisoo with ACIC Is bsiag sstabllshed by fatsUtgsaes/ 
Opsratioas ia order to process rseommsodatioas from 
whsa they hscoms available as a resalt of the test flight program. 

c. Flaaaias I4aps/Chaftst 

Wall maps for bxisfllag preseatatloas were discussed 
aad it 'wm» agreed to attem^ developmeat of a ONC type preseata* 
tioe provided that matehtag paaeta could he developed. This wltt 
bs discussed with ACIC ss soca as Ibtisoa has bees established. 

tostrumeat Arrival/ Sepsrture Procedures; 


Arrival /departure plates ars being developed by 

l ead are aow la the flaat plutses. These were 
delayed somewhat due to GCA ai^ GHF/DF ae* helag available 
to test the paUeras. Wowever. it is aow expeetsd l^t they 
will be completed shortly. 


e» 0D Form 175 for GSAF Aircraft: 


to locatiba 02 cas atrer 


2 


vmuld be forwarded shortly. 
£, A -12 Ground School: 


discttsssd ths Form 1 75 with refereace 
aad lodicated Hsad^poarlers testructloas 


12 groumi. sch ool Is to be acco mplished 

felt 


f%ase U of tiae A _ 

whea test flight data Inieomss aimllable.. , 

ttait such data wmOd aot be available cat 11 after the middle of 
Augast school plaaatag should aot he cfuuildered prior to t%At 
time. 
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Air Rgfualiag; 

The coorditULte* of th o a.ig ggftiotiag a re* to oscd for 


loot iltgot were coofirtneil aod 

FAA-. 


I will relay theoo to 

7Ma area ie expec ted to be ia eae by IS Jaty aad eiacel 
](FAAl will vialtl 


II Jmae be eboald be ia a 


poelttoa to preaent ftaa^l coordination on thle itena. 
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|( Baae Operattona Officery; 


While la 


office, he waa iaterrapted by 


a call iF&m Colonel <Seary with reference to their re<qu«at for 
aaaialance la obtataing | | traaafer to | 


<to set »a F-JOl training efficer and ^asibly i»a« operatioaa 
officer)!. After aome dlaeuaatoa. Colenat Gaary did agree to 
make a by-oame reqaeat for 


PCS traaafer to 


and attempt to obtain hia 
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L Com patera; 

Coaaiderable diaeuaaioa enaaed refereaca to computer 
flight plaaatag. Thia adll be the aabject of a separate meisomadami 
however, it aufflcea to ladicate that were all la agreemeat that 
compater programming ahoatd be commenced aa aeon as ^aaible. 


Taakera:- 


expreaaed coacera relative to the taaker 
retttiremeate ana aapport coordlaatioa with SAC. 

Commanicatioaa: 


r*"* both aaxioaa to 

push oa with coordlaatioa to sc^alre the aeceaaary coatrot 
commanicatioaa faeilttlea iaelodtag voice (polat*to* point), tetet^e, 
aad voice (air-groaad) SSB forwtrd baaea. 

1. Air Refute ling Readeavoas (ARC-SCl); 

Query waa made regarding the developmet^, teatiog. 
sad pracaremeat progress on the AaC-SO. 
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ooototoaee ao4 cooriimitioo ni^lck ssr-odo iho trij^ 00 very prolWitio 
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l»«*Jor 13SAW 
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mjor USKW 
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OtoirikKkttea; 
n - ISPO/C/SFB 
#2 - AC/OFO 
it - 

#4 ♦ BPQ/C/US 
#5 * BFB/C/FCBS 
#6 - DF£l/C/COM»40 
BFB/ai 
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